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BILL NO. S-78-10- 



SPECIAL ORDINANCE NO. S-. 




AN ORDINANCE approving a contract with 
Carrington & Associates, I:nc. for Side¬ 
walk Improvement Resolution No. 5812-1978. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA; 

SECTION 1. That the contract dated October 9, 1978, between the 
City of Fort Wayne, by and through its Mayor and the Board of Public Works 
and Carrington & Associates, Inc., for; 


construction of sidewalks, curbs, catch 
basins, all as needed for the Oxford Impact 
Area, Phase III, an area bounded by Colerick 
Street on the north, Drexel Avenue on the 
south, the alley lying between Holton and 
Reed on the west, and the alley lying between 
Lillie and Anthony on the east. 


under Board of Public Works Sidewalk Improvement Resolution No. 5812-1978, 
at a total cost of $102,429.35, all as more particularly set forth in said 
contract which is on file in the office of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 




APPROVFD AS TO FORM 
AN&LEGAU i Y_^-_ 









Read the first time in full and on motion by seconded by 

z^p /C^LtAJ _, and duly adopted, read the second time by title and referred to the 


Committee on 




recommendation; and Public Hearing to be held after due legal notice, at the Council Chambers, 

City-Couxuy--Bmhitng, Fort vVayne, Indiana, on __, the_ 

of--- 


day 


71TJ—, at 


- o’clock 


— M - . , E -t S . T . 


DATE: 




■- 'Z&j. c 


CITY CLERK 


seconded by 


Read the third time in full and on motion by 




and duly adopted, placed on its passage. 


PASSED (L@^P) by the following vote: 

AYES NAYS 

Z 


ABSTAINED 


ABSENT TO-WIT: 


TOTAL VOTES 

BURNS 


HINGA 

HUNTER 

MOSES 


NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICO 

DATE: 


//-/</- 7f 




CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ZONING MAP) - ( G ENER A L) - (ANNEXATI ON) (SPECIAL) (APPROPRIATION) ORDINANCE 

(RESOLUTION) No. , J , 7/f o n the S d ay of ^ 


ATTEST: (SEAL) ^ 


CITY CLERK 


PRESIDING OFFICER 


day of, 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
, 19 at the hour of_ jY_c^A> 'clSS^^M. ,E. 



Approved and signed by me this yy 

_day of 

/f' 3 6 

at the hour of *-7 _o'clock ^ 


CITY CLERK 



MAYOR 



































































































Bill No . S-78-I0-39 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

We 3 your Committee on _ Public Works to whom was re f erred an Ordinance 


approving a contract with Carrington & Associates, Inc. for Side¬ 
walk Improvement Resolution No. 5812-1978 
































/o-?-7f 




m-n 

CITY PAID 
SUBJECT TO COUNCILMANIC APPROVAL 
PRELIMINARY MEETING 
RATIFICATION __ 


CONTRACT 


2\02Tl?j0Uti?Ut» made and entered into this. 


o^r__, 19 ?r 


by and between— I I—LLLL LT—~~~~~ ~~ ~ :-~ -- 

-----CARRINGTON & ASSOCIATES, INC.-- 

hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations," approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- Resolution No- 3812-1978: To improve by repair and replacement of curb, 
sidewalks, and catch basins as needed in an area bounded by Colerick Street on 

the north, Drexel Avenue on the south, the alley lying between Holton and Reed 

on the west, and the alley lying betwe en Lillie and Anthony on the east, also 

known as Oxford Impact Area Phase III. 

by grading and paving the roadway to a width ofjQQQQ QQCXXXXXXj a^gg ^PIXXXXXXXXXXXXXXXXXXX: 

xxxpxxxxxxmxxmiaacmDQCxxmxxxmxxxx^^ 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution 


attached hereto and by reference made a part hereof. 


At the following prices: 

Concrete Removal Five dollars and fifty cents per 

square yard 

Cu-rb Removal , - One dollar and seventy-five cents per 

lineal foot 

Tree Removal Two hundred dollars and no cents 

for each 

Water Valve Adjusted Six dollars and no cents for each 

to Grade 

Catch Basin Type I-C One thousand one hundred twenty-five 

dollars and no cents for each 


5-50 

1.75 

200.00 

6.oo 

1 , 125.00 


Casting Adjusted to One hundred twenty-five dollars and 125.00 

Grade no cents for each 


Sawing 


Topsoil 


Mulched Seeding 


Sidewalk (4") Incl. 
Yardwalks 

Yardwalks 

Wingwalk (6") .Incl. 
Ramps 

Concrete Drive 
Approach (8") 

Curb Type III 


Sub-Total 


One dollar and no cents per lineal 1.00 

foot 

Nine dollars and fifty cents per 9*50 

ton 

One dollar and forty-five cents 1.45 

per square yard 

One dollar and sixty cents per 1.60 

square foot 
square foot 

One dollar and eighty-five cents 1.85 

per square foot | 

Twenty-two dollars and fifty cents 22.50 j 

per square yard 

Five dollars and fifty cents 5-5° 

per lineal foot | 

I 

Eighty thousand seven hundred 80,740.70 

forty dollars and seventy cents 


Alternate: Colerick Street 


Concrete Removal 


Curb Removal 


Five dollars and seventy-five cents 
per square yard 

5-75 

One dollar and ninety cents per 
lineal foot 

1.90 


Catch Basin Type I-C 


One thousand one hundred twenty- 
five dollars and no cents for each 


1,125-00 





















At the following prices: 



Concrete Removal 

Five dollars and fifty cents per 
square yard 

5.50 

Curb Removal 

One dollar and seventy-five cents per 
lineal foot 

1.75 

Tree Removal 

Two hundred dollars and no cents 
for each 

200.00 

Water Valve Adjusted 
to Grade 

Six dollars and no cents for each 

6.00 

Catch Basin Type I-C 

One thousand one hundred twenty-five 
dollars and no cents for each 

1 , 125.00 

Casting Adjusted to 

Grade 

One hundred twenty-five dollars and 
no cents for each 

125.00 

Sawing 

One dollar and no cents per line al 
foot 

1.00 

Topsoil 

Nine dollars and fifty cents per 
ton 

9.50 

Mulched Seeding 

One dollar and forty-five cents 
per square yard 

1.45 

Sidewalk (4") Incl. 
Yardwalks 

One dollar and sixty cents per 
square foot 

1.60 

Yardwalks 

square foot 


Wingwalk (6") .Incl. 

Ramps 

One dollar and eighty-five cents 
per square foot 

1.85 

Concrete Drive 

Approach (8") 

Twenty-two dollars and fifty cents 
per square yard 

22.50 

Curb Type III 

Five dollars and fifty cents 
per lineal foot 

5.50 

Sub-Total 

Eighty thousand seven hundred 
forty dollars and seventy cents 

80 , 740.70 


Alternate: Colerick Street 


Concrete Removal Five dollars and seventy-five cents 5*75 

, per square yard 

Curb Removal One dollar and ninety cents per 1.90 

lineal foot 


Catch Basin Type I-C One thousand one hundred twenty- . 1,125.00 

five dollars and no cents for each 

Casting Adjusted to One hundred twenty-five dollars 125.00 

Grade and no cents for each 

Sidewalk (4") Incl. One dollar and sixty-five cents per ? 1.65 

Yardwalks square foot 

Wingwalk ( 6 ") Incl. One dollar and ninety cents per 1.90 

Ramps square foot 

Concrete Drive Approach Seventeen dollars and ten cents 17-10 

per square yard ' 

Concrete Alley Approach Nineteen dollars and fifty 19*50 

cents per square yard 

Curb Type III . Six dollars and fifty cents per 6 .50 

lineal foot 

Sub-Total Twenty-one thousand six hundred 21,688.65 


eighty-eight dollars and sixty-five cents 


TOTAL One hundred and two thousand 102,429-35 

four hundred twenty-nine dollars and 
thirty-five cents 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5> 68 , 69 of the Workmen's 
Compensation Act, approved March l4, 1929 , in accordance with Section l4 of the 
Compensation Act (Acts 1929, page 545, being I.C. 22-3-2-1 et. seq.). 

A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 



The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No._§£l2j-lg78 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). > 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before.. _ > 19.7.8_ an( j the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-§5^5—,-, 19-until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this 29th_ 

day of_August,_ 19 .ZL 


T&Xt : f_ tU 

CORPORATE SECRETARY v 


CARRINGTON & ASSOCIATES, IRC. 

ITS:. President 

Contractor, Party of the First Part. 


City of Fort Wayne, By and Through: 


ATTEST: 


Secretary and Clerk 


Its Board of Public Works and Mayor. 


as jo corm-and legality 


ptry (moans* 

















GUARANTY BOND 


AU bg tEtyat ^natvXa, That we_""_~~ -—-— 

-CARRINGTON & ASSOCIATES, INC.- fVn+ran*™. 

as principal, and_ —7-7—77.77177.177—77.771—7—~ 77~7 ^ ' ~~~\T■ 


-----FIREMEN'S INSURANCE COMPANY OF NEWARK, N.J.- 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of— 

TWO THOUSAND FOUR HUNDRED TWENTY-MINE DO L LARS AMD THIRTY-FIVE 

' "cl l. ' ' 

-----102,429.3 f 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said . --■- 

--CARRINGTON & ASSOCIATES, INC.--'- - 


ONE HUNDRED AND 


did on the_day of_„ 

-, enter into a contract with the City of Fort Wayne to construct a 

-.Pavement 

on R es. #5812-1978 ____isteaetrfHxm T o improve by repair and replace - 

ment of curb, sidewalks, and catch basins as needed in an area bounded by Colerick 

Street on the north, Drexel Avenue on the south, the alley lying between Holton 

and 'Heed on the west, and the alley lying between Lillie and Anthon^on“the” east, 

also '.known as Oxford Impact Area Phase III.--- 


..—-71711.1-7—I ~ . 7~~~77 . 7~ "7 71 7 11. 771 ~" ".according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the work/material and condition of the pavement thereof as provided 


in aforesaid contract and specifications. Now if the said. 


CARRINGTON & ASSOCIATES, INC. 


shall faithfully perform and fulfill all the require¬ 


ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 


WITNESS our hands and seals this. 

ATTEST: 



2 9th _ day nf August, 1 978 

CARRINGTON & ASSOCIATES, IN( 




.(SEAL) 

(SEAL) 

.(SEAL) 


Approved this-day of—.. 

_ ATTEST: 




































































LIABILITY BOND 


SCnnm AU Mm bg ^mt flnrumtsi. That w e - -- 

-CARRINGTON & ASSOCIATES, INC. 





as principal, and! 


-FIREMEN’S INSURANCE COMPANY OF NEWARK, N. J. - 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum nf PEE HUNDRED 

AN D TWO THOUSAND FOUR HUNDRE D TWENT Y-NINE DOLLARS AND THIRTY-FIVE CENTS_ 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 

executors, administrators and assigns firmly by th ese presents. 

---- ^ 102,429 .y 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 
faithfully comply with the foregoing contract made and entered into the__ ' 


day of—-—-, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.(3)years, according to the 
true intent and meaning thereof in all respects, the n this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this__day of_ August, 1978 



ATTEST: 


Board of Public Works. 


Secretary and Clerk 


m ■ 


SURETY: FIREMEN’S INSURANCE COMPANY 

ofIfewark, N.J; 



COMPLETED IN STREET ENGINEERING DEPARTMENT 
August 24, 1978 















































Ssffiipjrovemejnt Mesolutfioaa 

FOR CURB AND SIDEWALK 

Tfr v' ^812-1978 - 

RESOLVED BY THE BOARD OP PUBLIC WORKS OP THE CITY OP FORT WAYNE, INDIANA, 
That it is deemed necessary to Improve b y repair and replacement of curb,- sidewalks, and 
catch basins as needed in an area bounded by Colerick Street on the north, Drexel 

Avenue on the south, the alley lying between Holton and Heed on the vest, and the 

alley lying between Lillie and Anthony on the east, also known as Oxford Impact 

Area Phase III. 


all in accordance with the profile, detail-drawing and specifications on file in the office of the Department of 
Public Work3 of said City; and such improvement is now ordered. 


It is hereby found by said Board of Public Works that all benefits accruing hereunder 
•will be to the general public of the City of Fort Wayne and that no special benefits 
■will accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said Improvement shall be paid by'Community . 
Development and Planning. ' 


Adopted, this. 
ATTEST: 



Secretary ami C^r^ Qp pDBUC 































FIREMEN’S INSURANCE COMPANY 

OF NEWARK, NEW JERSEY 

/• 80 Maiden Lane, New York, New York 10038 

GENERAL POWER OF ATTORNEY 

Know all men by these Presents, That the firemen s insurance company of Newark, new 
JERSEY has made, constituted and appointed, and by these presents does make, constitute and appoint 

Harlan J. Miller, Jr. or Joan Filler both of Fort Wayne, Indiana, EACH 

its true and lawful attorney for it and in its name, place, and stead to execute on behalf of the said Company, as surety, bonds, 
undertakings and contracts of suretyship to be given to 

all obligees 


provided that no bond or undertaking or contract of suretyship executed under this authority shall exceed in amount the 
sum of one Hundred Thousand C$1QQ,Q0Q.) Dollars. 


This Power of Attorney is granted and is signed and sealed by facsimile under and by the authority of the following Reso¬ 
lution adopted by the Board of Directors of the FIREMEN'S INSURANCE COMPANY OF NEWARK, NEW JERSEY at a meet¬ 
ing duly called and held on the 20th day of February, 1975. 

"RESOLVED, that the Chairman of the Board, the Vice Chairman of the Board, the President, an Executive Vice President or a Senior Vice Pres¬ 
ident or a Vice President of the Company, be, and that each or any of them hereby is. authorized to execute Powers of Attorney qualifying the attor¬ 
ney named in the given Power of Attorney to execute in behalf of FIREMEN S INSURANCE COMPANY OF NEWARK, NEW JERSEY, bonds, under¬ 
takings and all contracts of suretyship; and that an Assistant Vice President, a Secretary or an Assistant Secretary be, and that each or any of them here¬ 
by is. authorized to attest the execution of any such Power of Attorney, and to attach thereto the seal of the Company. 

FURTHER RESOLVED, that the signatures of such officers and the seal of the Company may be affixed to any such Power of Attorney or to any 
certificate relating thereto by facsimile, and any such Power of Attorney or certificate bearing such facsimile signatures or facsimile seal shall be valid 
and binding upon the Company when so affixed and in the future with respect to any bond, undertaking or contract of suretyship to which it is attach¬ 
ed." 


In Witness Whereof, the FIREMEN'S INSURANCE COMPANY OF NEWARK, NEW JERSEY has caused its official seal 
to be hereunto affixed, and these presents to be signed by one of its Senior Vice Presidents and attested by one of its Assist¬ 
ant Vice Presidents this 22nd day of April, 1975. 



COUNTY OF NEW YORK, ( 


On this 22nd day of April, 1975, before me personally came R. K. Ruesch, to me known, who being by me duly sworn, 
did depose and say that he resides in New Providence, in the County of Union, State of New Jersey, at 35 Alden Road; that 
he is a Senior Vice President of the FIREMEN'S INSURANCE COMPANY OF NEWARK. NEW JERSEY, the corporation de¬ 
scribed in and which executed the above instrument; that he knows the seal of the said corporation; that the seal affixed to 
the said instrument is such corporate seal; that it was so affixed by order of the Board of Directors of said corporation and 
that he signed his name thereto by like order. 


CERTIFICATE 


HERBERT HOFFMAN V V 




HERBERT HOFFMAN A 
NOTARY PUBLIC. State of New York 
No. 52-1821035 Qual. in Suffolk County 
Cert, filed in N. Y. Co. Clk s Office 
Commission Expires March 30. 197y 


I, the undersigned, an Assistant Secretary of the FIREMEN'S INSURANCE COMPANY OF NEWARK, NEW JERSEY, 
a New Jersey corporation, DO HEREBY CERTIFY that the foregoing and attached Power of Attorney remains in full force 
and has not been revoked; and furthermore that the Resolution of the Board of Directors, set forth in the said Power of At¬ 
torney, is now In force. 


Signed and sealed at the City of New York. Dated the 29th day of August 

© Sh=. 


.1978 

2 * 


21 Bond 4315D 



. ?' a 3 -JUr'» ' 




H\' JiJL - W/3 )H 

5iV _.._y s 


iiv. 

% A 1 1 




S-SKILLED 
SS-5fKJ. SKILLED 
•JS-UNSKILLED 
IF . I KDUSTR IAL FU ND 
PW-FER WEEK 


W4 tha un-lfivsleaned ccurjulttee, being appointed to prepare a schedule of the prevailing 

y. 1^3 to b-o on id iff di'jnnfltffcton with, ALL aXJSTflUCTICN AND MAINTENANCE CONTRACTS AWARDED BY 
TIIB BOARD OF WORKS, CITY OF FT’. WM, INDIANA,DURING THE MONTHS OF JULY,AUG.AND SEPT., 1978. 

in contpliar.ee with the provisions of CHAPTER t 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1935. have established a schedule as hereinafter set forth for the following trades 
to wit; 


tr -NDR? OR OCCUPATION 

asbestos WORKER 
BOILERMAKER 
BRICKLAYER 
CARPENTER 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 
ELECTRICIAN 
ELEVATOR CONSTRUCTOR 
GLAZIER 
IRON WORKER. 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHER 

MILLWRIGHT & P1LEDRIVER 
OPE?. AT 1fJG ENGINEER 


(BUILDING) 

(HIGHWAY) 

(SEWER) 


PAINTER 

PLASTERER 

PLUMBER S. 5TEAV.FITTER 
MOSAIC c. TER.RAZZO GRINDER 
ROOFER 

SHZZTMETAL WORKER 

TEAMSTER (EUILD1NG ) 

(HIGHWAY? 

If any CLASSIFICATIONS ARE OMIT 
PAID. The above ard forgoing sh 
r-a sot by the wage scale commit 
contractor from paying & higher 

. 0 DAY OF lX-^; 


GT.ASS 

RATE PER HR 

B&.W 

PEN 

VAC 

AP?. 

MISC. 

S 

i 

! 12.60 

554 

1.25 


i 

34if | 

s 


12.55 

80 

1.00 


34 


s 


11.14 

45 

50 


1 

4if 

s 


10.57 


6% 


8 

2if 

s 


10.23 

60 

j 60 


5 

2if 

s 


9.70 

75 

1 80 • 


1 


s 


12.00 

50 

r 

3%+30 


6 


s 


10.91 

74)5 

56 

8% 

6 


s 


10.20 


25 

40 ! 

1 4 

254holiday 

s 


11.80 

90 

1.30 

! | 

! 2 

! 

2if ! 

s-ss 

US 


7.70-8.60 

70 

50 

i 

i 9 

• i 

_1 

jS-USq 

bs 

7.60-8.45 

70 

50 

1 

1 9 

1 

SUL'R- 

ss 

7.60-8.40 

70 

50 

1 

8 


S 

1 

10.60 


60 

! 

J 

Li 1 

2if i 

s 


10.90 


6% 


i 

i 

' 2if 

s-ss 

US 


7.90-11.00 

40 

55 

i ! 

! 8 ! 

—i 

S-SS- 

US 

8.16-10.87 

55 

65 

• 8 


s-ss^ 

US 

8.16-10.87 

55 1 

65 


5 


s 

. 

9.25-10.25 

65 

50 


12 

Gmisc. ; 

s 


9.74 

60 

80 




s 


12.10 

55 

00 ! 


7 

4 if i 

s 


I 8.75-10.80 


1 

1 




s 


10.90 


10 j 



I 

. - l 

s 


11.98 

50_1 

1 

60 i 


10 

14 if 

s-ss 

US 


9.18-10.13 

26.0 

~T 

31. OChi 




S-SS-- 

US 

8.75V-9.35K 

27.50p»] 

31. OCrji 

V 



j IN THE AE 
L shall be 
2, but in r 
=.te of v/age 

iOVE SCHEDULE 
tbs minimum 
10 way aha 11 

0 that: set 0 

, THE PREVAILING WAGE 
prevailing wage scale 
it prevent the contra* 
ut In the schedule a-f 

SCALE SHALL BE 
for this project 
::tor or sttb - 
wages ->n file. 

. 19 

7<f 

Ids y. 

h/j sir* 

7~ /^/f> it 

7)___ 



RE? RESENT If AG STATE 


DATED THIS. 
























































GENERAL ORDINAIRE NO. G-6C-66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, 1966. 


SECTION 1. Every contract for or on behalf of the City of Fort Wayne for 
the construction, alteration or repair of any public building or public work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of emoloyees for the performance of work under this 
•contract or any subcontract hereunder, no contractor, subcontractor, nor any 

person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any person who is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 
any manner discriminate against or intimidate any employee hired for the oerformanc 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount oayable to the contractor by the 
.City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 

person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


EQUAL OPPORTUNITY CLAUSE 


'During the performance of this contract, the contractor agrees 

as follows: 

(1) The contractor will not discriminate against any employee 
or applicant for employment because of race, color, religion, sex, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

^ (3) The contractor wxll send to each labor union or reDresentative 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 
the said labor union or workers' representatives" of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations 
and orders. 


(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter- ' 
minated, or suspended in whole or in part and the contractor may" 
be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures • 
authorized in Executive Order 11246 of September 24, 1965, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 112 4 6 of September 24, .19 65, or by 
rule, regulation, or-order of the Secretary of Labor, or as 
otherwise provided by lav/. 

(7) The contractor will include the portion of the sentence 
immediately Dreceding paragraph (1) and the provisions of para¬ 
graphs (!) through (7)’in every subcontract or purchase order 
unless exempted bv rules, regulations, or orders of the Secretary 
of~Labor issued pursuant to section 204 of Executive Order 11246 
of SeDtember 24, 1965, so that such provisions will be binding 
uoon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sactlons for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction- by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 
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Manifold vith throttle valve; Asphalt riant • 
Engineer; Auto Cradr or similar type machine! Auto Patrol; Backhoe on 
Par-, .type Tractor. 45 H.P. and over; Ballast Peculator fit. R.); Rlt- 
t,—lr.su s Ml/cr; Bitu-.lr.eus Paver; Bituminous Plant Er.,;inocr; Bull Doeer; 

Cs!»s e n Drilling Machine; Cherry PicV.cr - 15 ten or over; Chip Spreader; 
Csnsfete Mixer 31 eu. ft. or over; Core prillir.; Machine; Crane or Derrick 


; Drilling Machine on which 
rubber tired (paddle wheel, 


:hc drill 1: 
611, 631, 


an Integral part; Barth Mover * ruble 
TS-24 or similar type); F.arth Mover, r 
hear additional for each low’.); Elevating Cradcr; Pork lift (10 ton or 
ever); P.C.C. Formless Paver; Cradall; Cravcl Processing Plant (Portable); 
Operator of Cuard Rail Post Driver; Kighlift Shovel - 1-1/2 eu. yd. or 
ever; iiaisl C drums and over); Helicopter - Crew; Hydraulic Boom Truck:. 
Fevsienr (Skimmer Scoop); loader - self-propelled (Belt-chain Wheel).; 


Blade; Poet Rare, Tractor Mounted; Self-propelled Widener; Stum? 
r, Tractor Mounted; Surface Heater and Planer; Tandem Push Tractor 


(IP cents per hour additional); Trae 
. Push; Tractor Mounted Spreader; Tree Movi 
Tv; Beat Operator; Well Drilling Machine; 


Jack Hoe on Porn type Tractor, under 45 It.P.; Bull 
'Meat; Cherry Picker under 15 ten; Chip Spreader <teK-propetl«d); Con- 
•y. Concrete Mesh Depressor - independently operated; Concrete 


Spreader • power driven; End loader ender 1-1/2 eu. yd,; Excavating 
loader - portable; Finishing Machine and Bull Float; Cunitc Machine; Head 
Crearer; Mechanic; Mesh or Steel Placer; Multiple Tamping Machine (R.R.); 
y.c.c. Concrete belt i'laeer; Pull Cradcr'- power control; Refrigerating 
Machine - freesing operation; Ross Carrier; Shccpfcot Roller (self-pro- 
riled); Tamper - Multiple Vibrating - Asphalt, Uaterbound Macadam, 


Hi 

Dost; Voider 


t: 


T OPERATORS (Cont'd) ) «i; 

Croup 3: Assistant Plant Engineer; Base Paver (Jersey or similar type 
surehine); Concrete Finishing Machine; Concrete Mixer - less than 21 
eu. ft.; Curb Machine; Farm Tractor - including farm traetor with all 
-Attrthments except baekhee and including high lift end loaders of l eu. 
yd. capacity or less; Fireman (on boiler); Moist (one drum); Operator, . 
5 pieces of minor equipment; Paving Breaker; Power Broom, self-prepelled; 

1 Roller (Earth and Sub-base material); Slurry Seal Maehir.t* Spike Machine 
■' 1.); Tamper - Multiple Vibrating - Earth and Sub-base material); 
attic Valve; Throttle Valve ar.d Fireman combination on horirontal or 
' ' ' - - ailh Drill; Tractor - 50 K.P. or ever; Veil 



Batch Plant; Bituminous Distributor; luminous Patching Tamper; Bel 
Spreader; Broom and Belt Machine; Chair Cart (self-prepe 11ed); Coiem. 


r Pest 




driven); Fork Lift - under 10 ton; Form Cradcr; Fern Tamper (motor driven); 
Ccncrator; Creaser Helper; Hcthcringlon Driver; Hethcrir.glsn Helper; 

Hydra Seeder; Mechanics Helper; Mechanical Heater; Operator 1 thru 4 pos. 
of minor equipment; Outboard or Inboard Motor Boat; power Curing Spraying 

; Power Saw - Concrete (power driven); Pug Mill; Pull e-— ' . 

Scoman Tiller; Straw Blower or Brush Xuleher; Strip! 


; Striping Machine, 
r (below 50 H.?.); «. 
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r-:;s:cs xo. 



terporjry); Lineman (or automatic trait 


iterlals; Fred r.irk1r.g 6 delineation labsti 
t;tin; 4 placing of oil prc-strcsscd 6 prci 



Ft-cr s ju operator; 

asphalt, so*ie; sic* 

fpreadnr bo* tender; 









F n - 5 ? Sr*<(>» P 


CLASSIFICATIONS 


’Tlr~r.pres.or (pressuriilrr shafts, tunnel 
Back {filer; Baekhoe; Soon eat; Boring raci 




Is & divers); Air tugger; A.to patrol; 
nine; Sail deter; Caisson drilling 
(with dotcr blade); Csnerate slxtt (dual eru=); 

. r . r . _ne with ail attachments; Crane - eltctrle 

O'.al purpose truck (pitman tyre)}'Bitching CJChlne (IS" ar.d 
rators (when hoisting r.uerlal or tools); Fork lift; Toralcss 
lower for welders or compressors); Cradall; Helicopter; 


plant; File driver; Push eat; Scoop & tractor; Scraper - rubber tired; Spreader 
- tractor mounted; Straddle carrier - ross type; S>b base finish machine 
(C.M.I. or slnilar); Tower crane; Tractor with baekhoe (1/2 yard and over); 
Trench bo* - power driven; Tunnel shield; Welder (craft) 

MlPHI 1 II 

A 11ar.e truck; Batcher plane (aulo.-.ule dey batch); Bending machine - Power 
driven; Bituminous mixer; Bituminous paver; Bituminous plant ergln.-r; Boet-an; 
Bull float; Compactor or tamper - sclf-prope!led; Concrete mUcr (21 Co. ft. 
or over); Concrete spreader • power driven; Ditching machine (less than U -, )j 
bull float; Finishing caehlne: Flre-an - 
chine; Head greaser; Mechanic In shop; 

Ic placer; Feller - as.-halt, 


iaecr; F..C.C. coneri 
Y drill; Shecpsloo: 
or base paver-self-propelled; Sub 
r or boiler; Traecor with baeVhoe 


roller - self.propelled; Shop o 
-self-propelled; Sub grader; T 
' ' (under 1/ 


■elf-propelled; S>rp o 
Stottle valve with alt 
r 1/2 yard); Tractor - hlg 


C.Tb' P III 

Air compressor (213 eu. ft. 4 o 


: saw; Dope poc - power agitated; Flo* plane; 


operator 2,3.4, or 5; Paving joint e 
Throttle valve; Track jack - power t 

^Al^compressor (less than 210 cu. ft.); Concreet talxer (under 21 cv. fc.)j 
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' 211 . 


1 


faiper, Kevtcn. fvUtki, i S 


Basis 

. . 

. r.i.t«B.«.6s, 

ktv ■ 

'. 


a„.T.. 

$ 10.30 

,65’ 

.35 


.05 

9.C9 

.35 

.35 


;os 

• 3.25 

. ,35 

.35 


. .05 

7.25 

.35 

.85 


.05 


f^I L A:ir^CTR 0 ^THu!4TO.< » 


*10.95 

10.00 

5.60 

7.70 


. 0 * 


1i~r?res*or (pretturlilnj shaft a, tunnels 6 divers); *l» tvsj.rj Auto patrol; 
Sack filler; Backho*.; Beer, cat; Zorlr S machine; Jell do.sr; Caisson 
machine; Cherry picker; Co-rpaccor (with <««t blade); Concrete tl*«c (-->1 iru3 >J 

Concrete plan; Concrete * ” . "" 

overhead; Derrick; Dual 
over); 0 ‘ " 


sal purpose truck (pitr.sn type); Oltchir* rjehirt i 
.or* (when hoisting titcrial or tool*); fork lift; 


a ergireers); holler L throttle valve; caisson rigs,* central t 
with baelhec bucket 

r hoist 6 air c 


(power (or v 
operator; High lift ■ 
’ enjlne; Mechanic on job site; K. 
; Pile driver; Pc*!, cat; Scoop & 


t rottlr; concrete breaker (truck counted); concrete conveyer,* concrete 
pa.er over 2/E cu. I :. ; concrete paver ?7<! cu. ft. and under; concrete 
t’.er; cranes, .15; crane*, cover.- derrick* , all; derrick*. tra velina. ;fork- 
lift-lv.ll type; Jerk! Ut . 10 t-n art! 'over; hoists, one, two, end three dru 

dil.eu r«»j pit rueh'.r.e t; pre-stress i-.icSlnc; pn~p cretes^ani 

* 1 i: ; e. f *a r’lvei; sttaJJle lu;’ In *tractor ^vlth baor.'l't ld«' biom; trench 

:.JI '!:'■» 11 spice.ler5 toiler; tulldmcr*,* enebli.at(on bacH.uc, (to 
. leader with haciitcc bucket. less than 1 cu. yd.; engineer acting a* 

\C ns - crew; grader, elevallin-.; p,teaser engineer; grout. 

: hoists all elevators; hoists, turger single drum; iro 


(C.H.l. or similar); Tower crane; 
Trench box - power drlwtn; Tunnel 

Struck; Catcher 




r.)j Crad.lt; Kel 


Scraper - rubber tit 
:; Sub t«»e (ini»h c-» 


chhoe (1/2 y 
(cra(c) 


-.:r;u 


Hull fiver. | ..P«<ilur nr t*i-;.er - «"l f .prope I l ed | Concrete taie.r (71 cu. ft. 

• or over); Co.-r.retc spreader - power driven; BitcMr.p. c.scMr.e (Us* than Id"); 
' Drill In.u.wlitne; finish racl.lna t. lull llcat; Vlrlshint n-sehtr.t; rtteuan - 
. Hits driving and boiler*; Cunlce r.j chine; Head err**'*! Mechanic; 

Kwh depressor • nesh placer; P.C.C, concrete belt plater; koltrr - asphalt. 
Stone t. sub base; Rotary drill; Shcnftfoot roller - *tU-pre;.«lUd; 

Spreader or bate paver-sel(-pro?clled; Sub grader; Throttle valva with air . 
. ewptccsor or boiler; Tractor with backhoe (under 1/2 yard); Tractor - high 
aops - tractor drawn; stone * lift , fare type; Tractor - industrial type; Tractor with winch; v,ll point*; 

C’. 1 '* TIT Concrete "i.-.er (2 ha; t over); conveyor, portables steam generator*: ’ 

farm h tinilar type; air compressor sroll 110 U under (1 to S roc ' ’otCh'P ITT 
to exceed a total of 213 ft.); air eorpressor - larce over 150 eombinacioa - * “Tifc^restor (210 cu. ft. t ever); Bituminous distributor; Chair cart; 

• rr.-.ll eguipsce.c operator; forklift trucks; generators; pumps <1 co 3 not ro • Concrete curing machine; Concrete saw; Oope pot - power agitated; Tie* plane; 

exceed a^ total of 330 ft.); pumps,'veil points; welding cachines (2 chraugh, 5); * 


( 1 to 5); « 


opcrAto/j^.d^or J; plC-Ug Joint 
Throttle valve; Track Jack - powar 


cimpressor (le.* ehan 210 cu. i 


r (endae 21 cu. ft.), 
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TITLE OF ORDINANCE SPECIAL ORDINANCE.- CONTRACT, SDWK IMPROV. RESOL. NO. 5812-78, 


DEPARTMENT REQUESTING ORDINANCE 


BOARD OF PUBLIC WORKS 


- Tj -•- . AREA,—PH. ' ] 


SYNOPSIS OF ORDINANCE SIDEWALK IMPROVEMENT RESOLUTION NO. 5812-78, OXFORD IMPACT AREA, PHASE III, 
AN AREA BOUNDED BY COLERICT STREET ON NORTH, DREXEL AVE. ON SOUTH, THE ALLEY LYING BETWEEN 

HOLTON AND REED ON WEST AND ALLEY LYING BETWEEN LILLIE AND ANTHONY ON EAST, CARRINGTON _ 

& ASSOCIATES. INC.. CONTRACTOR, IN THE AMOUNT OF $102,429.35. 


(CONTRACT ATTACHED) 


PRIOR APPROVAL REQUESTED SEPTEMBER 5, 1978 & ACQ. 


EFFECT OF PASSAGE CONSTRUCTION OF SIDEWALKS, CURBS, 

ABOVE-DESCRIBED AREA 


CATCH BASINS, ALL AS NEEDED FOR THE 


EFFECT OF NON-PASSAGE INABILITY TO PROCEED WITH CONSTRUCTION AS PLANNED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $102,429.35 FROM C D & P 


ASSIGNED TO COMMITTEE 
































